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Message Text 

UNCLASSIFIED 

PAGE 01 ANKARA 05943 091421Z 
ACTION COME-OO 

INFO OCT-01 EUR- 1 2 ISO-OO EB-08 /021 W 

051080 091423Z/44 

P 091158Z AUG 77 

FM AMEMBASSY ANKARA 

TO SECSTATE WASHDC PRIORITY 8443 

UNCLAS ANKARA 5943 

E.O. 11652: N/A 
TAGS: BENC, TU 

SUBJECT: MAJOR PROJECT: BOSPHORUS CROSSING TRANSMISSION LINE 
REF: A) STATE 183549, B ) ANKARA 1449 

1 . HEAD OF TRANSMISSION LINES FOR TURKISH ELECTRICITY 
AUTHORITY (TEK) HAS INFORMED US THAT ' CONTRACTS HAVE 
BEEN LET FOR THE BOSPHORUS CROSSING TRANSMISSION LINE 
PROJECT. FIRST STEP HAS BEEN TO SOLICIT FIRMS WHICH 
MAY BE QUALIFIED TO PROVIDE COMPLETE DESIGN OF TOWERS 
FOR TRANSMISSION LINES AND TO FABRICATE AND ERECT THEM. 

REPORTEDLY, A MEETING IS TAKING PLACE AUGUST 9 TO EVALUATE 
PROPOSALS SUBMITTED TO TEK BY SUCH INTERESTED FIRMS. 

2. WHEN TEK IS READY TO PROCURE CABLE, SOURCE SAID, TEK 
WILL NOTIFY ALCOA OF ITS CABLE REQUIREMENTS. TEK REGARDS 
ALCOA AS REPUTABLE FIRM THAT IT WOULD HOPE TO INTEREST IN 
PROJECT. HOWEVER, ALCOA MAY WISH TO COMMUNICATE DIRECTLY 
WITH GENERAL MANAGEMENT, TURKISH ELECTRIC AUTHORITY (TEK), 

NETWORKS DIVISION, NECATIBEY CADDESI 3/5, SIHHIYE - 

ANKARA - TURKEY. 

3. THERE HAS BEEN CONSIDERABLE DELAY IN GETTING THIS 
PROJECT UNDER WAY. ANOTHER TENDER WILL BE PUT OUT FOR 
CABLES AT AN INDEFINITE DATE. TEK DOES NOT HAVE FIRM 
TARGET DATE WHEN PROJECT IS EXPECTED TO BE ON LINE. 
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